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ENGINEERING STUDY C) 
Lookheed Aircraft Corp. CHANGE PROPOSAL = fs 


7-28-69. 9 AFFECTS : _ wsPo PRovect ft 


NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY — PART NO. & MODEL OR TYPE 
_hatopilo | Potehtioneter | 


TITLE OF PROPOSAL : . 
i : Antopilot Mach Pot ile cos 


_NATURE. OF PROPOSAL ¢. ee 

2 Lace: 500 A." cockpit anak edddetient Gotenticuster and 3% a _paralle 
st with a 250 12 I taco (un aelaee ser’ ae, stead ae which 
yhave. been, steerage ee co bia 


mach. amplifier: due to. ¢ excessive. Reading. co o igh 


ESTIMATED COST AND TIME INYOLVED : © 
ADDITIONAL FUNDING REQUIRED ; « 


ESTIMATED COST FOR KITS OR PARTS: $2050 per kit. 10 kits for Project 
29 kits for WSPO 
ADDITIONAL FUNDING REQUIRED : None (SP=1917) 


MISSION OPERATING INTER. WEIGHT OR TOOLS & MAINTE. 
EFFEC. ANCE PROCEDURE | CHANGE- WEIGHT & SUPPORT NANCE 
TIVENESS ABILITY BALANCE EQUIPMENT} PROCEDURE 


EST. MAN/HRS. REQ’D. TO ACCOMPLISH CHANGE IN FIELD eS Hrs. 
SOURCE OF PARTS FOR KIT 


LAG : 
yoy, | DISPOSITION OF SPARES AFFECTED Re Se a STAT 
ww CUSO11 obsolete. Replaced by CU2511 i 
INITIATED BY : - APPROVED : —WSPO 
LAC : 
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